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1. BY INFERENCE OF REFERENCES , | PARTICIPATION IN 
TECHNICAL AND SUPPLY CHANNELS IS MINIMAL. 
2. BB ccquests routowine actions: 

A. OFFICIAL DISBANDMENT OF CORONA CONFIGURATION 
CONTROL BOARD (CCB). (EFFECTIVENESS AND UTILIZATION 
OF CCB HAS BEEN SLIGHT FOR PAST SEVERAL MONTHS. ) 

B. HEE assure RESPONSIBILITY FOR TECHNICAL 
ACCEPTANCE OF ALL DELIVERABLE ITEMS, INCLUDING TOTAL 
PAYLOAD SYSTEMS, AND TECHNICAL ACCEPTANCE OF ADDITIONAL 
WORK AUTHORIZATIONS. ]MMMBcowrractinc orFicer To Be 
ADVISED OF AUTHORIZED SIGNATURES FOR THESE ACCEPTANCES. 

c. [RRB ssuve coctsric respons1p1i1ry For 
FILM AND SPOOL SUPPLIES FOR TEST AND FLICHT aT 
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TO FUNCTION ONLY AS OPERATIONS OFFICER, NO LONGER TO 

PERFORM CONTRACTING OFFICER DELEGATE FUNCTION NOR TECHNICAL 

SUPERVISION, 

3% || WILL ASSIST AS REQUESTED IN THIS TRANSITION. 
SECRET 


“1 AGCOrdance wity, E. 0. 12958 


261907 


4. OBJECTIVE IS TO EXPLICITLY RECOGNIZE DE FACTO 
SITUATION, 

os TRB voctstic SUPPORT IS HANDICAPPED BY LACK 
OF CONTACT WITH PLANNING ACTIVITIES AS WELL AS LACK OF CONTACT 
WITH DAY-BY-DAY PROBLEMS HAVING IMPACT ON SUPPLY NEEDS. 
| om REPRESENTATIVE NOW HAS FORMAL RESPONSIBILITY FOR 
ACCEPTANCE OF FINAL PAYLOAD SYSTEM FOR FLIGHT, WITHOUT RES- 
PONSIBILITY OR AUTHORITY DURING PREPARATIONS AND LIMITED 
CONTRACTING OFFICER AUTHORITY, AS WELL AS BEING OPERATIONS 


OFFICER. 
END OF MESSAGE 
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AS TECHNICAL DIRECTION OF CORONA, 


SB. oirecrive to IMPLEMENT in ROLE. 
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